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Factors Affecting Construction Planning — Dr. Alexander Laufer and Dora Cohenca 

Is There Artificial Intelligence in Project Management? — Alden T. Foster 

Micro Project Management: A Non-Iintegrated Approach — Albert Barsody 

Progress Measurement in Engineering and Construction — Michael E. Horwitz, PE CCE 
Procedural Control of Nuclear Power Betterment Projects — Orest A. Hrynewych 

How to Save a Delayed Project — Wesley R. Querns, CCE 

Fossil and Nuclear Outage Planning: A Critique — Ronald P. Vigue and Frank J. Ponzio 
CPM Scheduling at an Existing Operating Airport — Charlotte Jan Saper 

PDM Scheduling at EPCOT Center — James H. Brownell 

Keeping the Pace at River Bend — Kenneth J. Aupperle and John W. Paveglio 

MIS for Space Shuttle Facilities — James H. Brownell and John P. Wallace 

Enhanced Project Management with Reference Schedules — Dr. James E. Rowings, Jr., CCE 


SYMPOSIUM B — CAPITAL COST CONTROL 


B-1 
B-2 
B-3 
B-4 


B-7 
B-8 


The Cost Control Banana — George Suhanic, P Eng 

Cost Control in a Nutshell — Hami Kilic A. Solu, PE 

The Evolutionary Theory of Cost Management — Richard A. Mazzini, PE CCE 

Evolutionary Cost Management in the Nuclear Industry — Charles G. Lombardi, PE CCE and 
Richard A. Mazzini, PE CCE 

Project Control Reporting on Lump Sum Projects — Ronald G. Stillman, PE CCE 

Assessing and Managing Project Risks — Richard S. Madenburg, PE and 
Michael C. Humphrey, PE 

Nuclear Power Investment Risk Economic Model — Frank D. Postula and William J. Houghton 
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Utilities’ Forced Delays: Controllable or Uncontrollable? — Patricia D. Galloway and 
Kris R. Nielsen 

Power Plant Cost Changes: 1980 vs. 1970 — James J. Stevenson, Jr., CCE and 
Dan P. Wilson, CCE 
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SYMPOSIUM E — CAPITAL COST ESTIMATING 
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Conceptual Estimating — John J. Suarez 
Government Conceptual Estimating for Aerospace — Joseph A. Brown, CCE 
Determining Overrun Probabilities — John W. Hackney, CCE 
Cost Estimating: Dealing with Uncertainty — P.A. Wright and T.V. Hill 
Cost Engineering, Estimating and Construction Management — Frederick W. Mueller, CCE 
Capital Budgeting: An Owner Company’s Method — Charles Poulton, P Eng CCE and 
Dr. S.F. Prest 
Project Cost Analysis Using Range Estimating — Charles H. Dickinson 


SYMPOSIUM F — OPERATING/ MANUFACTURING COSTS 


Range Estimating Operating and Manufacturing Costs — Michael W. Curran 


SYMPOSIUM H — COMPUTER APPLICATIONS 


Cost Engineering and the Microcomputer: Basic or Blue Sky? — Tom B. Thamm, CCE 
The Professional Planner/Scheduler and the Personal Computer — Philip T. Perzanowski 
Desktop Computer Estimating Software: An Overview — Thomas C. Ponder, Jr., CCE, 
William E. Gallagher, Robert Ress/, Ruben Sanchez, and Juan M. Castro, PE CCE 
Computer Madness! A Professional Solution — Robert F. Baim, CCC 
Expert Systems Potential as a Cost Engineering Tool — Dr. Jerald L. Rounds 
Microcomputer Time-Scale Representation of Precedence Method — Edmond Miresco 
Maintenance of Plant Drawings — W. H. Miller, Jr., and E. Zakis 
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The ‘‘SI,’’ a Low Key Subject? — Kurt Heinze, P Eng CCE 

Cost Engineering Certification: Ten Years Later — Kenneth K. Humphreys, PE CCE and 
Barry G. McMillan 

Cost Estimating Training Course Development — Lawrence E. Pugh and Donald W. Jackson 

Cost Engineering Requirements in Technical Education — Nghi M. Nguyen, P Eng 

Cost Engineering Games: The Micro Solution — Dr. Zohar Herbsman and Jose D. Mitrani 


1986 AACE TRANSACTIONS 


= 

| 

- 
q 
{ 
+= 

| 

3 

H-1 
H-2 

H-3 

: H-4 

: H-5 

H-6 

H-7 


SYMPOSIUM J — CONSTRUCTION COST MANAGEMENT 


Cost Guidelines for Change Orders — Ronald F. Cilensek, CCE 
J-2 Construction Projects: Change Order Management — Dr. Calin M. Popescu 
The Role of the Cost Engineer and the Change Order Process — Alfred L. Dellon, CCE 


SYMPOSIUM K — MATERIALS MANAGEMENT 


K-2 Materials Management Cost Effectiveness — Dr. George Stukhart and Dr. Lansford C. Bell 
K-3 Project Controls and Materials Management Integration — Tom G. Mendel 
K-4 Plant Life Cycle Through Material Management and Computer-Aided Engineering —J.J. Barba, 


L. Grosman, and Richard Smith 
K-6 Achieving Proactive integrated Materials Management — Dr. George Stukhart and 
Jon W. Marsh 


K-7 Increased Productivity Through Inventory and Production Control — Michael J. Beringer 


SYMPOSIUM L — PRODUCTIVITY 


L-1 Labor Productivity in Third World Environments — Dr. James E. Rowings, Jr., CCE and 
Hashiem Al-Saleh 
L-3 Estimating Labor Productivity — Joseph A. Brown, CCE 


SYMPOSIUM M — PROFITABILITY 


M-2 A Study of Cost Estimating Relationships Between Plant Cost and Economic Trend Factors — 
Hiromi Oyamada and Kurazo V. Yokoyama 

M-3 Economic Feasibility of Recovering Fines from Waste Streams of Mineral Processing Plants — 

L.A. Khan, Subhash B. Bhagwat and J.W. Baxter 


SYMPOSIUM N — CONTRACT COST AND SCHEDULE PRINCIPLES 


N-1 Negotiation — Important in Project Management — Tom E. Krieg, CCE 
N-2 Construction Disputes: A Negotiated Resolution — Anthony J. Werderitsch, PE CCE 
N-3 Cost Engineers as Construction Claims Expert Witnesses — Sidney Numerof 
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